EACH DIVISION = 3 C OF BRICK TYP. 


DASHED LINE INDICATES 
SURFACE MOUNTED ELEC. 
CONDUIT FOR LIGHTING, 
ALARMS ETC. TO REMAIN 



REAR (WEST) ELEVATION 


REMOVE OLD LEAD JOINT CAPS IN 
ROOF RAKE STONE CORNICE. FURNISH 
AND INSTALL NEW LEAD JOINT CAPS, SET 
IN FULL BED OF SEALANT W/ BACKER 
ROD, TYP. FOR ALL RAKE STONE JOINTS 



'-AFTER REMOVAL OF GUTTERS BY THE 

ROOFER, REPOINT ALL EXISTING BRICK 
BEHIND THE GUTTER LOCATIONS AND TO THE 
BRICK SHELF WHERE THE GUTTER SITS. 
PROVIDE NEW CONTINUOUS EPOXY MORTAR 

ROOF PLAN BED MIN y 2 "THK FOR NEW GUTTERS, FULL 

- LENGTH AND WIDTH OF SHELF. tYPICAL BOTH 

SIDES. 


GENERAL NOTES; 

1. ALL NOTES ON THE ELEVATIONS REFER TO SCOPE OF WORK 
ITEMS THAT ARE PART OF THE MASONRY RESTORATION AND 
REPAIR CONTRACT — 

3. CLOUDED AREAS SHOWN THUS CJ ON THE ELEVATIONS, SHOW 
AREAS THAT REQUIRE GENERAL MASONRY JOINT RAKING AND 
REPOINTING, OR PATCHING OF HOLES IN MASONRY OR CONCRETE 
THAT WERE OBSERVED FROM THE GROUND. THE CONTRACTOR IS 
RESPONSIBLE FOR REPOINTING AND PATCHING OTHER 
MISCELLANEOUS AREAS THAT ARE FOUND DURING THE WORK. 






















































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































